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On 29 ^ajr 1951.« extensive eonstruction work was being done at VJerneuchen airfield» 

A runuay with an estimated width of 90 meters was staked off. The last staka in the 
northeastern corner of the field bore the inscription 2,500 meters, Fifty-nine lä rm 
poles, about 7 meters high and liO meters apart extended along the nor-thern side of th 
runway 0 * The staked-off runway bed was excavated to a depth of about 30 cm except 
for a Strip in the middle which was about U00 meters long. A concreted ditch, about 
30 om wide and 70 cm deep, was leid along the northern side of the runway a -^n apron, 
about 2 j to J0 maters x 2$0 meters# at the Wester n er td o f the runway 3 was covered wit 
concrete slabs, each about 20 cm x 2 to 3 meters, I l Oemanting was started on 25X1 
another apron not far from the eastern end of the runway. About 250 laborers workin^ 
an one shaft wero observed at the air.fi old , *’iv* steam locomotives, one bi e3el 
locomotive and three large nixing nachinoc wero seon therc» Conent and lüriber wero 
stM-ect noar threo.tenporary buildings on the northern edge of the field» A simboard 
o anscriptxon Bauunion Brandenburg Volkseigener Betrieb (bationalized plant) 

(VEB) Potsdam was postcd thare-, * 1 

i ^ tsllati ° n Southwest of the field was occupied by laborors enployed 
^ ° ?e ” ? an PTf W f ro «***» «* A sentry with black-bordered 25X1 

Wa < S p ? S * ed tn ® barra ^s insta.i. lations on the Southern edge of the 
field„ uo other oova.et soldaers wäre seen in the barraeks installations, 

to ~ 2 L ^5!* four sisgle-angine fighters circled daxly over the airfield at a 
altatv.de of about 1-000 to 2,000 meters» The planes did not land at the field, n 


25X1 C 


■'? ' lljjj,iur;j «W« üuek-bohdered blue epaulets, On 2^ an d 25 Uav., 

dld mamtenance work on the planes parkeö in and in front of the han.^ars 
ne iaeld was occupied by 60 soldiers and a penal unit of about 500 Sovi«t* soldier^ 
who wo re quartered behind a barbed wire fence! — - ^ ° bj Soldler£ 
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The following construction ma chine and equipnenl 3 wer© 

nseä at the field; 3 mjbcing raa Chinas , 2 of which had » "capacity of 
2 ciMc Bieters and, the third one cubic säet er; 1 

omer shovel mth a capacity of one cubic meter| 1 sueam pouered 
fehoyel mth a capacity of Öo5 cubic meterej 2 grab drodires» 
sach with & • capacity of 0o5 cubic rnetori 2 conveyer belts; 12 stean 
locomotives| 250 dumpears ; 12 km of rails; and 2 rollers of two tons each 0 

6 C , The work force ai the field was inereased fey 30D laborers from Anklaxzij, 
Kberswalde, V/riesen and Freienwalde 0 Thua, a total of 2*000 workers wer® 
©mployed at the field?, ^ork 5 howover* procesded slowly because of & shortage 
cm, rails* iron* and tiiaber 0 Disciplin® of the laborors was deteriorating 
bo that about five to ten laborers were disinissed daily* 

7o A concrete area of 6^60 squars Musters was completed by 2$ Jtäay ö After 

corßplötion source eetimated the drainage System would he about 5*360 net er« 

longa 


©/,* Major Streit so v* (fnu) 3 of the A r ord er constr uc hi on of'fice ? was in Charge 

oi oho construction projecta he slgucd all plans drawn up hy Oercum e^cployees *■ 
willi Hoehne fron Brandenburg^ lavel was the 0er man construction euosrintendont 
at the field o 


9a 0n 1 June, 1,860 laborers were employed at the field * and 17,600 aqua re 
Visiers of the runway «rare eonereted* 
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Othor sources roported that the runw&y und er construction 
a .Lengtff of 2 fi h00 meters Q ITork is apparently bsing done at night* 


Anothor source re oorted that the ta rrret datn f or conpietion was set on 
1 Sep^ariber 1951« 

:iat 22 


oiaipe nto Ihis cont radlots a previous repor t which s taten th 


fcvm-engin.« planes were partcad in three hangar 
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